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Clause                         Definitions and Interpretation

53  (3)   Employer not liable for Damage to Plant, etc.

54          No Approval by Vesting.

MEASUREMENT*

55          Quantities.

56          Works to be Measured.

57          Method of Measurement.

Clause                       Provisional and Prime Cost Sums

58  (1)   Provisional Sums.

(2)    Prime Cost Items.

(3)    Use of Provisional and Contingency Items.

(4)    Production of Vouchers, etc.

(5)    Cash Discount.

(6)    Assignment of Sub-contractor's Obligations.

59  (1)   Nominated Sub-contractors,

(2)    Payments to Nominated Sub-contractors.

CERTIFICATES AND PAYMENT.

60  (1)   Monthly Payments.

(2)    Payment of Betention Money.

(3)    Time of Payment.

(4)    Correction and Witholding of Certificates.

61          Approval only by Maintenance Certificate.

62  (1)   Maintenance Certificate.

(2)    Cessation of Employer's Liability.

(3)    Unfulfilled Obligations.

REMEDIES AND POWERS.

63  (1)   Forfeiture.

(2)    Valuation at Date of Forfeiture,

(3)    Payment after Forfeiture.

64          Urgent Repairs,

CLAUSE.
65 (I)   Works to Continue for twenty-eight days on Outbreak of
War.
(2)    Effect of Completion within twenty-eight days.
(3)    Right of Employer to Determine Contract.
(4)    Removal of Plant on Determination.
(5)    Payment on Determination.
(6)    Provisions to Apply as from Outbreak of Wan